Approved For Release 2002/10/21 : 


I A-RDP66B00728R0001 001 30036-6 


NRO REVIEW COMPLETED 


copy <5, of 
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1 April 1963 

MSMQRANDUM FOR: Chief, Development Division, G3 A/jDD/r 


SUBJECT 


: Request for Approval of SK Proposal for 
Model XU Titler as "Signing Pro^t," 
Contract KD-X -63 


1. Attached Is a proposal from Eastman Kodak Company 

SValrrtSrnon* mnA Amt4*»m«.«. - 1 - 


and delivery of a bi„ 
XXX Titler in the estimated amount off 


of a Model 
This proposal, 
>r Contract No. 


NRO 

25X1 


anti it **»• Proposal be coordinated with 

the Contracts^ Division, OSA/DD/r be advised of what- 

£f a88ixed regarding approval or disapproval 
of this mmorandum, with the proposal, is being 

NRO. 


~l w 

Jfor advanced information of the 


Chief , Contracts Division, Q 3 A 


ATTACHMSiT; m Proposal 


CD/OSA-BD/r !, 

Distribution : Cy 1 - I0/Q3A v/ctrv g cem-nto 


25X1 

25X1 




3 : '^^A-^-63^cpyl of C©-2112 


Pentagon v/cpy 3 C0R-2U2 


document HO. ' * 

HD CHANGE IN CLASS. E Y 

□ DECLASSIFIED A 

CLASS. CHANGED TO! TS S C - ,f 

NEXT BtVIEW DATE! 

AUTHl HB 70-2 
DATEiMi^-BEVIEWEHl. 


Approved For Release 2002/10/21 ^C|^|y j 66B00728R000100130|)36-6 








Approved For Release 2002/10/21 



26 March 1963 





Db 


Dear Joe, 


R A n of 11 Febrmr y 1963 one other area of 

pJ^ D +» ti i i 7 4 Un ? r RD " X “ 63 has estimated to be a "Significant 

and is .f e f, ribed briefl y below for your consideration and 
approval as a suitable area of investigation,, 

Model III Titlp r 

- , complexity of the titling problem has steadily increased 

as formats and operational parameters have become more varied and 

Sfi S £o^ d - R r ntl VJ tl ! nS have for 

program, and as anticipated, are beyond the capability of exist in? 
equipment such as the Dual-Head Titler. P 7 1 exi6ting 

tbe P^pose of the proposed Model III Titler to develon 

titll^?^nMn« ard ?? r ? technl 9 ues f ° r a more flexible and versatile 

I-fc is P r °P° sed to develop movable type titling heads 

Wld P S riQit high Speed » P ara Hel input 0 Such a dfvice 

would allow frame -to-frame title changes, in a variable field as well 

“ a»=°”>»dstlng the fixed data for each frame. Logic circuit™ Uui 
b* designed to accept input from punched paper tape. 


below. 


It is estimated that the development costs would be as shown 


Phase I - Preliminary design, engineering, 
and exploratory tests. 

Phase II- Design, build and test an 
operating breadboard. 


Total Factory Cost 
G & A 


Estimated 
Factory Cost 


Fee 

CPFF Prioe 


assigned to 


Wo rk on this "Sign ificant Project" when approved, will be 

/O I 1 ■f'.VlT'AUrt'U m4- " 


through a subcontract* 
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This makes a total of seven items that have been described 
as "Significant Projects' 1 to date. Additional information and 
discussion can be provided at the first quarterly review* 


0rig o + 4cci J.P. 


Very truly yours* 



NRO 

25X1 
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